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ACTION FBOE-OO 

INFO OCT-01 AF-06 ISO-OO A-01 AID-05 /013 W 

080569 

R 231345Z SEP 75 
FM AMEMBASSY NIAMEY 
TO SECSTATE WASHDC 1814 
INFO AMEMBASSY ABIDJAN 

UNCLAS NIAMEY 3775 

STATE ALSO FOR AID 

ABIDJAN FOR RSO AND RBFO 

E.O. 11652: NA 

TAGS: ABLD, AFSP, ASEC 

SUBJECT: REVNOVATION OF CHANCERY OFFICE AND UTILITY BUILDINGS 

1. WITH MOVE DURING NEXT 30 DAYS OF GENERAL SERVICES OFFICES, 
WORKSHOPS AND WAREHOUSES TO AID-LEASED FACILITY IN CENTER OF 
NIAMEY, EMBASSY NOW ABLE TO RESOLVE OVERCROWDING OF CHANCERY 
OFFICES (3-4 EMPLOYEES PER OFFICE MEANT FOR ONE PERSON NOW COMMON) 
AND TACK ACTION ON REPEATED RSO RECOMMENDATIONS THAT ONLY AMER- 
ICAN OFFICES OCCUPY SECOND FLOOR, BY FOLLOWING PROJECTS: 

A. REMOVAL OF PARTITIONS IN NW CORNER 2ND FLOOR AND CREATION 
OF TWO PRIVATE OFFICES, INCLUDING INSTALLATION OF ADDITIONAL A/C 
FAN/COIL UNIT; THIS WILL PROVIDE FOR EFFICIENT USE OF THIS 

SPACE, AND MAKE IT POSSIBLE TO COMPLY WITH RSO RECOMMENDATIONS 
THAT FSL OFFICES, LANGUAGE CLASSROOM AND LIBRARY BE MOVED TO 
GROUND FLOOR (SEE ABIDJAN A-61 JULY 17, 1975) ESTIMATED 
COST: $3,610. 

B. RENOVATION OF MOST OF UTILITY BUILDING TO PROVIDE 8 OFFICES 
FOR AID DIRECT-HIRE STAFF, INCLUDING INSTALLATION OYA/C 
UNITS. ESTIMATED COST: $50,000. 

2. THIS WILL ALLOW AID TO GIVE UP PRESENTLY LEASED OFFICE SPACE 
AT WAFAVING OF $21,622 PER ANNUM, AND PROVIDE GREAT INCREASE 
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TOGETHER AT CHANCERY, WHICH WOULD NOT BE POSSIBLE WITH ANY 
AVAILABLE COMBINATION OF LEASED SPACE. 

RENOVATION OF UTILITY BUILDING WILL RESULT IN NEW SAVING TO 
GOVERNMENT OVER 2-3 YEAR PERIOD. 

3. REQUEST FBO APPROVAL FOR AID DIRECT FUNDING OF PROJECT B. AND 
FBO AGREEMENT FUND PRODCT A IN 2ND QUARTER FY-76. HECK 
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